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BILL NO. S-74-03- J 


SPECIAL ORDINANCE NO. S- 


V/- Z&L 


AN ORDINANCE approving City Utilities Purchase 
Orders for the purchase of materials to be used 
in Construction of two new substations. 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. City Utilities Purchase Order Nos. 3541, 3681, 3715, 3737, 

3738, 3071, 3714, 3716, 3717, 3720, between the City of Fort Wayne, by and 

through its Mayor and the Board of Public Works as follows: 


#3541 

Westinghouse Electric Supply Co. 

$21 ,900.00 

#3681 

Griffin Electric 

28,803.04 

#3715 

Huguenard Corporation 

8,987.00 

#3737 

United States Steel 

41,552.40 

#3738 

Griffin Electric 

4,390.72 

#3071 

General Electric Co. 

42,500.00 

#3714 

Exide Power Systems Division 

6,772.22 

#3716 

General Electric Co. 

11 ,734.14 

#3717 

G & W Electric Specialty Co. 

4,613.20 

#3720 

R. G. Haley & Co., Inc. 

20,325.00 

SI 91 ,54?'. 72 

fifty S77*7U 


as more specifically set forth on said purchase orders, which are on file in 
the office of the Department of Purchasing and are by reference incorporated 
herein and made a part hereof, is hereby in all things ratified, confirmed 
and approved. 

SECTION 2. This Ordinance shall be in full force and effect from and 
after its passage and approval by the Mayor. 

// / 


v,. 






/ 








COUNCILMAN 


APPROVED AS TO FORM 

AND LEGALITY. 

' 


y-c:.... 


jC. 


Cl Tv ATTOR 


MW 
























Read the first time in full and on motion 


seconded by 


to the Committee on 


and duly adopted, read the second time by title and referred 

.(aHd~tlie“S±ty-.Plan 

Hnd^ob±±cHHea^4ag-te--fe©--feeld-after-due-legal notice, 



at the 



alcl^efc-fhM:r, = ETSTT . 
Dates, 


,.z- 


s? 


'€yy^ y /z f i 

CITY CLERK 




Read the third time in full and on motion by 



DATE: 



seconded oy 

Passed (LSSf) 

AYES 

? 

by the following votes 

( Q , NAYS £> . 

and duly adopted, placed on its passage 

ABSTAINED , ABSENT to-wit: 

BURNS 

y 


HINGA 



KRAUS 



MOSES 

\y" 


FJCKOLS 

y 


SCHMIDT, D® 



SCHMIDT, f. 

%y" ^ 


STIER 



TALARICO 

y 




CITY CLERK 



.c3ib‘ek 


CITY CLERK 


Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 
as l) (Special) 


(Resolution)" No® 


CITY CLERK 


Ordinance 

on the y-’4u day of , 197 /f T 

(SEAL) / te .J«SfeisSi 


day of 


PRESIDING OFFICER1| 

Presented by me to thei\Mayor ^of the City of Fort Wayne, JJidiana,, on the ( 7 / d -< ■ 

£ . * ' ' 


197 . 


m. 9 e.s®t. 


Approved and signed by me this 
at the hour of f'- 2>t o'clock / 


197 . 
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_M® ,E e S»T® 

n 








MAYOR 









































































Bill No 


S-74-03-33 


REPORT OF THE COJMMITTEE ON CITY UTILITIES 

We, your Committee on _ City Utilities __ to whom was referred an Ordinance 

approving City Utilities Purchase Orders for the purchase of materials 

to be used in Construction of two new substations. 


have had said Ordinance under consideration and beg leave to report back to the Common 


Council that said Ordinance f[ - 


Paul M. Burns - Chairman 


James S. Stier - Vice-Chairman 


Vivian G. Schmidt 








Donald J. Schmidt 


Eugene Kraus, Jr. 


CONCURRED !N j 

DATt/dbtecHARLES W. V/ESTRMAN, CITY CLERK 







































THE CITY OF FORT WAYNE 

beard of public works 


March 12, 1974 




The Common Council 
Fort Wayne, Indiana 

Gentlemen and Mrs. Schmidt: 

Attached are five City Utilities purchase orders and tabulations. 

These purchase orders are for materials for the construction of 
the two new substations and for stock items for the substations 
totaling $105,633.16. 

Due to increasing costs and the long lead time on some of the 
items, we request that a "Prior Approval" be given these purchase 
orders. v - 

We will submit these purchase orders for formal approval and ordinance 
number at the next Council meeting. 



Enclosures (5) 












r 


©DW (DCF CFODtmTr 

CITY UTILITIES 

DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 

Wes+lnghouse Electric Supply Co. 
125 East Murray Street 
Fort Wayne, Indiana 46803 



ORIGINAL 
PURCHASE ORDER NO. 


3541 


This number must appear on each paci« 
age, packing slip, invoice, bill of fading 
r- i express* receipt-aud,correspondence.' 

~ February ,21, W74 




;';X, cl! 


r ; C: . 5 


L 


J 



SHIP TO 


Light Construction Warehouse 
1701 South Lafayette 
Fort Wayne, Indiana 




GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE, INDIANA 46802 

. INVOICE IN -DUPLICATE, INCLUDING 
CERTIFICATION AS REQUIRED BY 
INDIANA STATF BOARD OF ACCOUNTS 


QUANTITY 

RECEIVED 


QUANTITY 

ORDERED 


3000 
CIr. F" 


DESCRIPTION 


3-1 /c] .500MCM, 600V, type 
to be shipped on 4 reels 
of : 

one at 1100’ 
cbne at 900’ 
two at 500’ 


, XHH.W cable 
comprised * 


Freight Allowed 

Prices confirmed per telephone 
conversation -Bill Strain 

SUBJECT TO COUNCILMAN 1C APPROVAL 


Send al 
4 


F| 

Show 
and 


ACC'T. OR 

W.O. NO. 


E15 4.02 


invoices 
ih Floor, 

1 E 
ort Wayn 
P. O. Nu 
invoice. 


UNIT PRICE 


$7,300. 

per 

1 000 r of 
3C . 


00 


ATTENTION! 


$21,90C.00 


to Gener; 

City-Count 
Main St. 

Indiana 

Tiber on packing Slip 


Accourjr 
ty Bldg. 

46302 


ting 


NOiE: TERMS OF PAYMENT MUST BE SHOWN ON FACE OF INVOICE. OTHESWIS 


CA2H/DISCOUNT WILL BE TAKEN, 


BY 



// 


SUBJECT TO CONDITIONS ON REVERSE SIDE 
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j Date_ 

To Ltyt, Dh'U^Zcflj J &>JUn£( .(W% RQ jL^. 


tugger \_kMk r.c-.c\ , 

Subject: CLluj Lipy. l^JiiLS Ll JZ rbeimf- fe ^ 

p^ Lcjki’^\^ &***- y* 0 

(y2 ouH^vJPiP) ^0 Vtetn ctp W , Lao l^olr-c^ HWitdclc^ _ QVuy&ef, 

A Wu&, ^ isAin^U yy ; ^‘ 0>W- 

r ^4 m itz^pJ:tTA 

■£ A ^T-sfe/pf- Ct^J uJk 1.7# ffi' “^rT V f-v’ 

bk„. JJiL ✓* of^Ji ^ „ 


5 * /2 ^ ^ f ^ ^ 

’ b ttuJ^&t (2,M* WtrC* 1 ^ S’ 

1 wo < s Jl f e ' iu ^' 

7 OyiiiQUCl^i 



i L I 

f r chJ ^ , 



















©DTO ®F 

«5?Y UTiliTIES 

DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 


ORIGINAL _ CQ 

PURCHASE ORDER NO. DUO 

This number must appear on each pack 
age, packing slip, invoice, bill of lading 
express receipt and correspondence. 

n.r c March 8. 1974 .. 


r 


Griffin Electric 

Th i rd & V/a I nut Streets 

Owensboro, Ky. 


L 


SHIP TO 



//y , 


Light Construction 
1701 S. Lafayette St, 
Ft. Wayne, Indiana 


GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE , INDIANA 46802 

INVOICE IN DUPLICATE, INCLUDING 
CERTIFICATION AS REQUIRED BY 
INDIANA STATE BOARD OF ACCOUNTS 


QUANTITY 

RECEIVED 


QUANTITY 

ORDERED 


2, ooq 


DESCRIPTION 


E I 54.02 


f I/C-500MCM, 37 Strd., 600 Volt, Copper 
Network Cable, .094" XLP Insulated, 90~ 
Normal Rating, and 125° C Overload Fating 


° C 


ACC'T. OR 
W.O. NO. 


To be packaged on 4 reels, with each ree 
containing 3-T000’ lengths paralleled... 

Paralieling charge 23.00/reel (4 Reels) 
Reel Deposit 140.00/reel (4 Reels) 


Metals escalation clause in effect. 

Ends of wire to be taped for coding purpos 

Delivery: Approximately 5 Weeks, Freight 


2,345.92 


SUBJECT TO C0UNCILMAN IC APPROVAL 


SB/Ie #74-66 


Send a!! it 
4 th 

Fort 
Show P. 
and 


invct 


A I I owed 


UNIT PRICE 


atten 


•yoices to 
door, Cit\ 
1 E. h 
Wayne, 
O. Num 
C8. 


TION! 


be 


General 
-County 
lin St. 
ndiana 4< 
r on Pa> 


/ m 1 

28,151 

92 
560 


2.8,30 3, 


34 

30 

30 

34 


Accounting 

Bldg. 

802 

king Sip 


NOTE: TERMS OF PAYMENT MUST BE SHOWN ON FACE OF INVOICE. OTHERWISE 


BY 



CITY UTILITIES PURCHASING AGENT 


SUBJECT TO CONDITIONS ON REVERSE SIDE 


FORM U.B* 







































The quotations listed below were received for the 
following item: 12,000 feet* l/C* 500 MCM, 37 

strand* 600 volt* copper network 
cable, * 094 " XLP insulated* 90 
degree c normal rating* and 125 
degree c overload rating. To be 
packaged on 4 reels* each reel 
containing 3-1,000 foot lengths 
paralleled. 


The Okonite Company 
General Cable Corp. 
United States Steel 
^Griffin Electric 
Graybar Electric 


40 weeks 
360 days 
July 
5 weeks 
5 weeks 


$27,168.00 
$30,010.00 
$31,608.00 
$ 28 , 243 .Of 
$28*660.00 


NOTE: All prices quoted are based upon price 
in effect at time of shipment. 


9^-\C£ of ^ 2^2.4 3>o' 4 rs> TT&. 
-Of Tl'Vfe. yi/iKCi Tvtfe. 


r0'5‘^T 


\a/\A-'CvA £?E b'P'Sxi RE-TUSAi 

££EtS "7vr« Of, 


Gr~ 



r 


©ow m ^©cmr 

CITY UTILITIES 

DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 

Buguenard Corporation 
4410 Executive Blvd. 

Ft. Wayne, Indiana 


ORIGINAL 

PURCHASE ORDER NO. 


37:15 


L_ 



This number must appear on each pack¬ 
age, packing slip, invoice, bill of Jading, 
express receipt and correspondence. 

March II, 1974 


/ Z\ 'f- 
/ / '■/ * 




SHIP TO 


Elect. Engr. Dept. 

6th Fir., City-County Bldg. 

One Main St., Ft. Wayne, Indiana 


MAIL 


INVOKES TO -- 

CITY UTILITIES 

GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE , INDIANA 46802 

INVOICE IN DUPLICATE, INCLUDING 
CERTIFICATION AS REQUIRED BY 
INDIANA STATE BOARD OF ACCOUNTS 


QUANTITY 

RECEIVED 


QUANTITY 

ORDERED 


DESCRIPTION 


Con tro I 
Bi 

Green 


d #342 


House and Grade Elevations per 
The House Shall Be Painted Lau 


SUBJECT TO COUNCILMAN 1C APPROVAL 


attent 

Sen d a". Invoices - 


ACC'T. OR 
W.O. NO. 


4054 


UNIT PRICE 


ail invuiuea TO 
4th Floqr, City-C 
i E. Mam 
Fort Wayne, Indiai 


SB/ I 


Show P. O 
and Invoice 


Number on 


ON 


i 


8,987 


leral Accounting 

ounty Bids. 

3t 

na 4680ti 
Packing 


Slip 


.00 


NOTE: TERMS OF PAYMENT MUST BE SHOWN ON FACE OF INVOICE. OTHERWIS 


8 Y_ 


E A 2% CASH/IISCOU 


ISCOUNT WILL BE TAKEN 



T.' _ 3 J- ' . ■ / _1 

A/TY UXIUITfCV^UftClHASING AGgNT 


(r 




SUBJECT TO CONDITIONS ON REVERSE SIDE 



































Memorandum 


To Mr. Mort Mendel, 


From Doyne L. Ferris 


Subject 


COPIES TO: 


General Superintendent 

„ Electrical Engineer 


Dat* March 8, 1974 


Dear Mort: 

Only two bids were received on the Southeast Substation Control 
House, one from Harley Graham for $10,337 and one from Huguenard 
'fbT$8,987. Each of the bidders had approximately the same de¬ 
livery schedule which was about three weeks later than that re¬ 
quested. In consideration of the price, it is requested that 
the contract be awarded to Huguenard Corporation. 

ft should be noted that the delivery schedule proposed by Huguenard 
is predicated upon the 

This would give a completion date of June TO, 1974. A considerable 
amount of work remains to be done in the control house after the 
contractor has completed it, therefore, it is imperative that this 
schedule be adhered to. In order to accomplish this we mus t_comply 
with the bidders date of M arch 11th. It is respectfully requested 
that' all parties involved in preparing this purchase order cooperate 
in expediting same. 


Sincerely yours. 



Doyne Ferris 
Electrical Engineer 



DLF:sc 


enc. 




q 


if /A f 















THE HUGUENARD CORPORATION 
4410 Executive Boulevard 
Fort Wayne, Indiana 4680B 


City of Fort Wayne 
Department of Purchases 

Re: Bid Reference No. 342 

BID QUALIFICATIONS 


Section 4 thru 11 of control house specifications are quoted as specified there in. 

Section 1 thru 3 are as follows: 

1. Exterior side wells are to be 24 gauge steel, galvanized and finished in owners 
choice of one of four color chips enclosed. 

2. Interior walls and partition panels to be of minimum 26 gauge steel. 

3. Roof to have minimum 3" upstanding, interlocking ribs and to be constructed of 
minimum 24 gauge aiuminumized steel with a slope of 2 on 12. It shall further 

be insulated with 2" styrofoam insulation on the under side, fastened with adhesive. 

4. Exterior and interior wall panels to be guaranteed for period of 10 years against 
fading, chipping, peeling, blistering and cracking. 

Due to the steel shortages and the energy crisis, the delivery of the building would 
prevent us from meeting the construction schedule specified. However, our buiiding 
manufacturer has indicated that if an order could be placed by March 11, 1974, delivery 
could be expected by May 20, 1974. Thus completion of the project could be performed 
by June 10, 1974. 



ORIGINAL 

PURCHASE ORDER NO. 


©OW CDtF m\M \MVOT 

CITY UT9LITIES 

DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 


3737 


This number must appear on each pack¬ 
age, packing slip, invoice, bill of lading, 
express receipt and correspondence. 

■H9.7A 


r 


United States Steel 
Electrical Cable Div. 
Ballard Street 
Worcester, Mass. 01607 


L ' 


SHIP TO 



Light Construction 
1701 S. Lafayette St 
Ft. Wayne, Indiana 


MAIL ALL INVOICES TO - 

CITY UTILITIES 

GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE , INDIANA 46802 

INVOICE IN DUPLICATE, INCLUDING 
CERTIFIC A T lON,_„AS REQUIRED BY 
INDIANA STATE BOARD OF ACCOUNTS 


QUANTITY 

RECEIVED 


QUANTITY 

ORDERED 


DESCRIPTION 


ACCT. OR 
W.O. NO. 


UNIT PRICK 


W.O. 4 


0930 


9300 


Single conductor, 600 MCM compact round 
copper, paper insulated, lead covered, 
jacketed (.neoprene or PVC) , cable for a 
34.5 KV/20KV grounded neutral system. 

To be shipped on three separate reels 
exactly 3100' on each reel to make up 
3100’ circuit. 


w i 
a 


■•h 


ReeI Deoosit (less than 34" Ree 


s) 


4268.00 
3 I O’. 00 


1 

3 9,69 
' ea 

1 ,86C 


4 1,55 


SUBJECT TO COUNO ILMAM IC APPROVAL 


A 

Sand U 


TTEN 


IlOH 1 . 

General Accounting 




Fori 
Show P 
and Invp 


voices to — 
floor, City -County 3idg. 

ndtana 4*>802 


1 E. N 
Wayne, 


O. Numtjer on Packing Slip 


nee. 


.40 

.00 


40 


NOTE: TERMS GF PAYMENT MUST BE SHOWN ON FACE OF INVOICE. OTHERWISE A^4% CASSf DISCOUNT TAKEN 

BY ^ / 


/ A 'Wwi 

CITY UTILITIES PURC 



SUBJECT TO CONDITIONS ON REVERSE SIDE 


FOWM U • 39 





























MEMORANDUM 


March 6, 197 ^ 

Mr. Mort Mendel 
General Superintendent 

Re: Transmission Line for South and Southeast Substations 



Dear Mort: 


Our original estimates for ? the transmission system 
Southeast Substations were based on the fact that 
would be kept to a, minimum^- At the Avondale Subs' 
mission line practically no underground work will be 

some substation control circuits. However, at the Euclid Avenue substation 
site because of neighborhood difficulities, we were requested to go. completely., 
underground from* the • alley west of. Anthony .do^the substation location a. dis¬ 
tance;; of approximately 1,100 and. to properly connect the. 3^-5 Icgg system 
about 9 > 300 ' of cable ; ^®Kreqti^.ed^^TMs''' 3 jworves a cost of approximately 
$65,000 as compared to a cost of 7 ,$25,000vassforiginal:ly-contemplated.„, - , 

I-sc -=^ " • _-'• •• ; '• ' ^ 



The ability to get this high voltage cable before the first of June required 
considerable effort. The Purchasing Department has a satisfactoryibid from%. 
General Cable which should be acceptable. We normally would prefer plastic 
cable - to match the existing cable on the 3^*5 kv system but delivery is of 
the order of 50 weeks and the cost is approximately 20$ more than our pro¬ 
posed paper insulated lead cable. 


Attached find purchase requisitions covering the paper lead cable required 
for this job together with the necessary splice kits and pot heads. Your 
cooperation in obtaining an advanced purchase order number for obtaining 
this equipment would be greatly appreciated and is imperative to meet the 
summer load. 


Sincerely yours. 



J. H. Hinman 

Chief Electrical Engineer 


JHH:sc 


enc. 









The following- quotations were received for : 
3100 circuit feet total on 3 reels of 
each containing exactly 3100 9 , 600MCM, 
Compact ? Single conductors neoprene or 
PVC Jacket, with 3^ splicing units. 
Paper insulated, lead covered cable for 
34,5KV/20KV, grounded neutral. 


United States Steel 
The Okonite Company 
General Cable Corp, 


June 

182-196 days 
12 weeks 


§ 39 . 692,40 
$45.821.to 
$40,045,80 


NOTE; All prices quoted price in effect-time of shipment 


©OTO ®F F®OBTr W&m 

an utilities 

DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 


ORIGINAL 

PURCHASE ORDER NO. 


This number must appear on each pack¬ 
age, packing slip, invoice, bill of lading 
express receipt and correspondence. 


r 


0 


riffin Electric 
bird & Walnut Streets 
wensboro, Ky. 


L 



SHIP TO 


Light Construction 
1701 S. Lafayette St. 
Ft. Wayne, Indiana 


MAIL ALL INVOICES TO - 

CITY UTILITIES 

GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE , INDIANA 46802 

INVOICE IN DUPLICATE, INCLUDING 
CERTIFICATION* AS REQUIRED BY 
INDIANA STATE BOARD OF ACCOUNTS 


QUANTITY 

RECEIVED 


QUANTITY 

ORDERED 


5,0 


500 

500 

12 

? A 


$0*Fiber Duct, in 8’ Lengths, with Taper 
Joint Coupling, Suitable for Encasement 


DESCRIPTION 


ACC’T. OR 
W.O. NO. 


Concrete, w.ith One Cl) Coupling 
4"-5° Angle Couplings for above 

4"_5° 

4' 


per Leng 
duct. 

-Iulti-Us.e bend sections for above 


c 


•90.°-3’ 

4"-900-5 1 


Radius bends 
Radius bends CKyova) 


II to be packaged for forklift handling 


Delivery: 3-5 Weeks, Freight Allowed 
Direct shipment from LI cG rave Edison (Mfgif.) 
Price in effect, time of shipment 


A 


i 3 J 


T TO COUNCILMAN IC APPROVAL 


S3/I 


Send all I 
4 th 

For 
Show P 
and Inv 


EI 54.0 


n 

hs . 


UNIT PRICE 


? 


u ct, 




TEf 



7 7 4-33 


NOTE: TERMS OF PAYMENT MUST BE SHOWN ON FACE Or INVOICE. OTHERWISE A 2% 


2 4.37/ 

r c 

365 5 

.50 

48.14/ 

' c 

2 40 

.70 

57.6 1/ 

1 c 

238 

.05 

417.72/ 

’c 

50 

. 1 3 

65I.42/ 

r c 

1 56 

.34 



4,39C 

.72 


■i 


TI0 


t/ 


General 
-County 
ain St. 
ndiana 

on P 


Accountir 
Bldg. 


hi, ain 
inc 
her 


43 


*302 
:kini Slip 


BY 


SUBJECT TO CONDITIONS ON REVERSE SIDE 



FORM U-5* 








































were received for the 


The quotations 
following items 


cited below 
; 


15 , 000 ’ 


500 

500 

12 

24 


4" fiber duct in 8® lengths 
with taper joint couplings 
suitable for encasement in 
concrete v^ith one coupling 
per length® 

4 m 5degree multi-use bend 

sections for above 

4” 5degree angle couplings 

for above duct 

4 9 ' 90 degree radiius bends 

4” 90 degree radiius bends 


All-Phase Electric 
National Mill 
Griffin Electric 
Universal Electric 
Graybar Electric 


3-5 weeks 

2- 6-weeks 

3- 5 weeks 

v 

3-5 weeks 
3-5 weeks 


$4,456.12 
$5,473.20 
$ 4 , 390.72 
$4,647.97 
$4,451.44 


NOTE; With exception of National Mill, all prices 

subject to price in effect at time of shipment. 


©DOT ®F FMDOT MOTH 

CITY UTILITIES 

DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 


OT - 

ORIGINAL 

PURCHASE ORDER NO. 


r 


L 


General Electric Company 
300 Madison Avenue 
Toledo, Ohio 43604 



3071 


This number must appear on each pack¬ 
age, packing slip, invoice, bill of lading, 
express receipt and correspondence. 




SHIP TO 



Electrical Engineering 

6th Floor - City County Building 

One Main Street - Fort Wayne, Ind i ana 


QUANTITY 

RECEIVED 


QUANTITY 

OROERED 


MAIL ALL IN VO ICES TO - 

CITY UTILITIES 

GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT W AYNE , INDIANA 46802 

INVOICE IN DUPLICATE, INCLUDING 
CERTIFICA T ION AS REQUIRED BY 
INDIANA STATE BOARD OF ACCOUNTS 


DESCRIPTION 


Bid No. 340 - General Electric Quote No.148-63598 

One (3) Sectional Indoor Dual Switchboard with 
two Pilot Wire Cabinets for South Substation and 
One (3) Section Indoor Dual with Two Pilot Wire 
Cabinets for Southeast Substation. 

Shipment made within 20 to 22 weeks A.R.O. 

F.O.B. Fort Wayne, Indiana 


Subject to CounciImanic Approval 


ACC'T. OR 

W.O, NO. 


Send all invoi 
4th Ro 


UNIT PRICE 


Lot Net $ 42,500 


.00 


A ITEM 


^4 to G 


Fort V, 
SIlOW P, Q. 

W& Invoice 


PC City-f 
i £. Main 
ayno, Indi 
Number 


ATD/gb 


'•■r,erz\ Accounting 
'Jonty. Bldg. 


ION 


St. 


ana 453C 
an Packing 


S5io 


NOT£ ; TERMS OF PAYMENT MUST BE SHOWN ON FACE OF INVOICE. OTHERWISE^ 2% CA$H DISCOUNT WILL BE 

1 


TAKEN 


BY 



SUBJECT TO CONDITIONS ON REVERSE SIDE 






















































Bid No. 340 


Control Panels for South and Southeast Substations. 


Westinghouse Electric Company 
AI Iis-ChaImers Manufacturing 
Systems Control Corporation 
General Electric Company - 


$51,596.00 

$63,250.00 

$41,922.00 

$42,500.00 


We awarded this Bid to General Electric Company for the following reasons: 

1. Purchase from General Electric will insure all relays, meters, and controls 
will be General Electric parts. The overcurrent-time characteristics of the 
relays will more closely match the characteristics of the relays now in use 
in the system. 


2. Spare relays now on hand could be utilized to put the control panel "on line" 
if it is found necessary to have the panels shipped less some relays which 
will not be available until a later date. 


3. General Electric makes nearly all the parts used in the panels. Other 
vendors, except Westinghouse, would have to procure these parts from 
General Electric, and even Westinghouse would have to procure certain 
relays from General Electric. For this reason. General Electric's Shipping 
date is considered to be more firm than Systems Control's date. 

4. General Electric is well known, : reliable and experienced as a suppIier of this 
type of equipment whereas Systems Control Corporation is a relatively unknown. 
We are not requiring drawing approval because of the tight delivery schedule 

so this factor is very important. 

5. General Electric performs a complete check on the control panels prior to 
shipment. Systems Control Corporation makes no such specific statement. 

6. General Electric price is firm for 12 months. 


7. General Electric provides shipment F.O.B. Fort Wayne, 


























































COPIES TO: 


lexy Demetroff 
Dr. Louis Petro 


Memorandum 

' " “'j i'/ & 

'^ Vijbr. Jerry Boswell, Board of Public Works _Date February 1, 1974 

p rom :Doyne L. Ferris, Electrical Engineer ___ 

Su k| ecfc j Control Panels for New Substations, Bid #340 _ l ____ 


Dear Jerry: 

Electrical Engineering desires the subject bid be awarded 

to the General Electric Company for the following reasons: 

1. Purchase from General Electric will insure all relays, 
meters, and controls will be General Electric parts. 

The overcurrent-time characteristics of the relays will 
more closely match the characteristics of the relays now 
in use in the system. 

2. Spare relays now on hand could be utilized to put the 
control panel ,! on line" if it is found necessary to have 
the panels shipped less some relays which will not be 
available until a later date. 

3. General Electric makes nearly all the parts used in the 
panels. Other vendors, except Westinghouse, would have 
to procure these parts from General Electric, and even 
Westinghouse would have to procure certain relays from 
General Electric. For this reason. General Electric’s 
shipping date is considered to be more firm than Systems 
Control’s date. 

4. General Electric is well known, realiable and experienced 
as a supplier of this type of equipment whereas Systems 
Control Corporation is a relatively unknown. ¥e are not 
requiring drawing approval because of the tight delivery 
schedule so this factor is very important. 

5» General Electric performs a complete check on the control 
panels prior to shipment. Systems Control Corporation 
makes no such specific statement. 

6. General Electric price is firm for 12 months. 

7. General Electric provides shipment FOB Fort Wayne. 


Sincerely, 



Doyne L. Ferris 
Electrical Engineer 

DLF:sc 

enc. 
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©ow ®r mm mmm 

CITY UTILITIES 

DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 


S~'¥ ~ 

ORIGINAL 

PURCHASE ORDER NO. 


/ / 


3714 


DATE 


r 


L 


Exide Power Systems Division 
5303 9th Avenue 
Countryside, Illinois 60525 



This number must appear on each pack¬ 
age, packing slip, invoice, bill of lading, 
express, receipt and correspondence! 

March II' 19 7/1 " 


/) 


f) 

A ' 


0 







SHIP TO 


Electrical Engineering 
6th Fir., City-County Bldg.. 

One Main St., Ft. Wayne, Indiana 


IS TO - 

city ^Utilities 

GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE , INDIANA 46802 

INVOICE IN DUPLICATE, INCLUDING 
CERTIFICATION AS REQUIRED BY 
* INDIANA STATE BOARD OF ACCOUNTS 


QUANTITY 
IECEI VED 


QUANTITY 

ORDERED 


DESCRIPTION 


ACC’T. OR 
W.O. NO. 


UNIT PRICE 


505 
'5 


505 


W0 406 
WO 406 


2 

2 

2 

2 

2 


60 Cells Exide CA7 stationary 
Batteries 

24 Cells Exide 3CA7 stationary Batteries 
Exide US 50-1-6 stationary battery charg 
Steel rack for 24 cells CA7 Batteries 
Exide US 130-1-6 stationary battery eha rr 
Steel rack for 60 cel Is of CA7 Batteries 

Per Quote # 612 

SUBJECT TO C0UNCI LOAN IC APPROVAL 


or 


er 


40 

41 

1558.08 

623.23 

446.80 

98.00 

506.00 

154.00 


3 116 
12 46 
89 
I 96 
10 12 
30 E 


6,772 



S© n - 




uu 


j-* t » 

wayne, 


5 G30S^a\ 

■ ,.CoumV 
Gain St 


W o. Num 
SWow ^ 

and invoice. 


SB/Ie 725 


Accounting 
Bidg- 


indiana 

\bar on 


4-5 


B02 


. I 6 
,46 
.60 
.00 
,00 
,00 


,22 



NOTE: TERMS OF PAYMENT MUST BE SHOWN ON FACE OF INVOICE. OTHERWISE A 2% CASF/CJSCOUNT 


B Y_ 


SUBJECT TO CONDITIONS ON REVERSE SIDE 


FORM U- 9 » 





























THE CITY OF FORT WAYNE 

department of purchases 


The following quotations were received for the items 
pertaining to Purchase Order #3714: 

Exide power Systems Division: $6,772.22 

Gould, inc. Indus. Battery Div.: $9,645.32 




V - 


. @QW FCDORY 

CITY UTILITIES 


t 


ORIGINAL 

PURCHASE ORDER NO. 


DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 


This number must appear on each pack- 
packing slip, invoice, bill of lading, 
press receipt^nd correspondence. 


r 


General Electric Co. 
300 Madison Avenue 
|_Toledo, Ohio 4 3604 


SHIP TO 


Elect. Engr. Dept. 

6th Fir., City-County Bldg. 

One Main St., Ft. Wayne, Indiana 



716 




MAiL Alt INVOICES TO — 

C 3 TY UTILITIES 

GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE , INDIANA 46802 

INVOICE IN DUPLICATE, INCLUDING 
CERTIFICATION AS REQUIRED BY 
INDIANA. STATE BOARD OF ACCOUNTS 


QUANTITY 

DECEIVED 


QUANTITY 

ORDERED 


DESCRIPTION 


ACC’T. OR 
W.O. NO. 


UNIT PRICE 


50% 

50% 


W.O. 4 
W.O. .4 


767X30GI , JVT-200, Pot. Trans^ 


o 

6 


o 

3 

n 

21 

9 


9F6 I 
9 L IT 
9 L I I 

9F6 I 
9F60 
9 F 60 
9 F60 
9F6 I 
9F6 I 


AJ M3,1 0, 
MGA003, 
MG A030, 
AGL2I0, 
FPK00I, 
FPK002, 
DMHOO I , 
BNW747, 
BMW746, 


EKQ-3D, Fuse Disconnect 
Aluguard I l C3 K.V) Arrester 
Aluguard LLC30 KV) Arrester 
EK0-3C Fuse Disconnect 
EJ0-IE Fuse 
EJ 0-IE Fuse 
EJQ- I E Fuse 
Parts for EK0-3D 
Parts for EK0-3G 


j640 
96 4 1 

352,00/ 

99.36/ 
107.00 
423.00 
7 I .23 
82.32 
82.32 
32.13 
33.15 
27.20 


ea 

5,408 
ea 993 
642 
2,568 
427 
32 
49 ^ 
25 
66 
5T 


I ,73 


SUBJECT TO COUNCILMAN 1C APPROVAL 


A 


T'T 


r 


NT l ON- 


Send 




Z\ O® 5 ’ 
r- t * Floor 


to 


Gtrsne! 3 


SB/ I 


L L. 

Fort Wayr 
Show P. O. N 
ar ,d invoice. 


City-Cour 
Main o 
Indiana 
jmber on 


\ Accou 
Bldg- 


ty 


802 

packing 


4b 


tiling 


Slip 


.00 
.60 
.00 
.00 
. 6 3 
.20 
.92 
.04 
.30 
.40 


NOTE: TERMS OF PAYMENT MUST 3E SHOWN ON FACE OF INVOICE. OTHERWISE A 2% CASH DISCOUNT WILL BE TAKEN 

/^) ^ // j£uA 


BY. 


/ W V 
/ / /. 




SUBJECT TO CONDITIONS ON REVERSE SIDE 




U'TIL/Trss P trffC HASING AGENT 


FORM U - 59 






























r>on-- a , 

v^r Pj;iUC V 7, 

" •- 1 “2* '~ 


i 04 1373 


• \ 

■ \ 


./ 


Memorandum 


:xs 


j a . Dr. Jerry Boswell, Board of Public Works 

' From Doyne L. Ferris, Electrical Engineer 


Date February 1 , 1974 


Subject Fittings for New Substations 1 Structures 


COPIES TO: 


Dear Jerry: 

The material listed in purchase requisition no. 16 is re¬ 
quired for the s tructure s o f the t w o new su bstations. Elec¬ 
trical Engineering desires that these items be purchased 
from General Electric Company because like parts already 
in use in City Light are General Electric and our present 
spares will be available for the new substations. This 
will save a considerable amount of money which would have 
to be expended for additional spares if other vendors 1 - items 
were used. Also, past experience has shown these General 
Electric items to be of good quality and well suited to the 
application. General Electric has a history of meeting 
their estimated delivery dates which is an important 
attribute in the present scheduling. 


Sincerely, 



Doyne L. Ferris 
Electrical Engineer 


DLF:sc 


enc. 
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©DW tFTOTT 

CITY UTILITIES 

DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 

G&W Electric Specialty Co. 
3500 W. 127th Street 
Blue Island, Illinois 


! 


L 



J 






\ 


{'■ 

.{/ 




I 


CUIO 
O i i i i 


TO 


MAIL 'ALL INVQitES TO 

CITY UTILITIES 


Light Construction 
1701 S. Lafayette St. 
Ft. Wayne, Indiana 


'-S’! : 


GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE, INDIANA 46802 

INVOICE IN DUPLICATE/ INCLUDING 
" CERTIFICATION- -AS REQUIRED BY 
liS INDIANA STATE BOARD OF ACCOUNTS 































COPIES TO: 


Memorandum 

Dr. Jerry Boswell, Board of Public Works March 12, 197i|. 

James A. Delaney, Electrical Engineer 


Subject Justification of Purchase 


Dear Dr. Boswell: 

G & W has established themselves as a reliable supplier 
of splices over the past years. Many of their splices and 
terminations are in use over our system. Past pricing has 
indicated that their prices are competitive with other 
suppliers but we feel their equipment is superior to 
comparable equipment on the market. 

They can also give us good delivery to match our delivery of 
the cable and we feel that their past performance guarantees 
us the best product. 

They are prepared to initiate the order as soon as they receive 
our purchase order, therefore, we request advance approval for 
this order. 

Sincerely yours. 


COPIES TO: 



James A. Delaneyi/ 
Electrical Engineer 


JAD: sc 


enc. 

















Zf: „ 


flgDW CD)[F FdDOBTT \TO\TO 

CITY tJTIi.a?l£5 


ORIGINAL 

PURCHASE ORDER NO. 


/ n 


3720 


DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 


This number must appear on each pack¬ 
age, packing slip, invoice, bill of lading, 
receipt and correspondence. 


r 


P..G. Haley & Co., Inc. 
606 Howard Street 
P.0. Box 96 8 
Findlay, Ohio 



SHIP TO 


Light Construction 
1701 S. Lafayette St, 
Ft. VIayne, Indiana 


MAIL ALL INVOlCtS TO - 

CITY UTILITIES 

GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE , INDIANA 46802 

INVOICE IN DUPLICATE, INCLUDING 
CERTIFICATION !AS REQUIRED BY 
INDIANA STATE BOARD OF ACCOUNTS 


QUANTITY 

RECEIVED 


QUANTITY 

ORDERED 


DESCRIPTION 


ACC'T, OR 

W.O. NO. 

T2T7I 


UNIT PRICE 


7T 


\ ;,.’T i 




L 104. 

. yi 


60 


60’, Class #2, Western Red Cedar PoI es, 
Full-Length. Penta Treated, Roofed and .. 
Branded. 

■ —r, -it >r: t i’-'V "T :':n 


338.75/ 


sa 


; M <i 


To be delivered In partial shipments, as 
available,- with, complete delivery 
accomplished by Sept. I, 1974. 


20,325 
Net D 


SUBJECT TO COUNCILMAN 1C APPROVAL 


&TT 1 : NT 10 H 1 
A * 5 r*on**-a\ Act 


tO 

Sand n ^X’or ■ 
4la rioJi. 

j. 


City-Cou 

Main bi. 

Fort Way!®. indian i 


Show 


P. O. N 


and Invoice. 


3/le 774-77 


Accou- 

nty Bldg* 




jmber on 


pacHing 


S1»P 


.00 

I i ver 


NOTE: TERMS OF PAYMENT MUST 3E SHOWN ON FACE OF INVOICE. OTHERWiSE>^2%_CAS/ /)iSCOUNT^W]U/ 36 TAKEN 


BY_ 



CITY UTILITIES PURCHASING AGENT 


SUBJECT TO CONDITIONS ON REVERSE SIDE 


FOR« U-B* 































THE CITY OF FORT WAYNE 

board of public works 



March 12, 1974 


The Common Council 
Fort Wayne, Indiana 

Gentlemen and Mrs. Schmidt: 

Attached are five City Utilities purchase orders and tabulations. 

These purchase orders are for materials for the construction of 
the two new substations and for stock items for the substations 
totaling $105,633.16. 

Due to increasing costs and the long lead time on some of the 
items, we request that a "Prior Approval" be given these purchase 
orders. 

We will submit these purchase orders for formal approval and ordinance 
number at the next Council meeting. 



JDB/ss 

Enclosures (5) 















DIGEST SHEET 


Admn. 



7 Y 6 7 3.^ 

TITLE OF ORDINANCE: City Utilities Purchase Orders #3541, 3681, 3715, 3737, 3738, 3071 

3714, 3716, 3717, 3720 

DEPARTMENT REQUESTING ORDINANCE: Board of Public Works _ 

SYNOPSIS OF ORDINANCE: Request approval of purchase of materials for the constru ction 
of the two new substations and stock items for the substations. 

Five purchase orders (3541 , 3681 , 3715, 3737, 3738) have received prior 

approval (copy of letter attached) 

Attached are copies of the purchase orders and the tabulations for each. 


EFFECT OF PASSAGE: Will have the materials on hand when the construction of 
the two new substations starts. 


EFFECT OF NON-PASSAGE: Will be a delay in proceeding with the construction of 
the substations. 


MONEY INVOLVED (Direct Costs, Expenditures, Savings): 

5 ?/'■ 72j 

Total cost to City Utilities:$191 ,547.72. 



ASSIGNED TO COMMITTEE (J.N.): 






































